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Message Text 

UNCLASSIFIED 

PAGE 01 TUNIS 00525 240830Z 
ACTION NEA- 10 

INFO OCT-01 EUR- 1 2 ISO-OO EB-08 XMB-04 AID-05 AGRE-00 
L-03 IGA-02 /045 W 

115634 241343Z/43 

R 240746Z JAN 78 
FM AMEMBASSY TUNIS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 9673 
AMEMBASSY PARIS 
AMEMBASSY RABAT 

UNCLAS TUNIS 0525 

DEPT PASS EXIMBANK, AID AND USDA FOR INFORMATION 

RABAT FOR AGATT 

E.O.l 1652: NA 
TAGS: BTIOEAGR TS 

SUBJ: GRAIN STORAGE PROJECT: STATUS REPORT. 

REF: 77 STATE 108187 

1 . CEREALS OFFICE DIRECTOR ZARRAD INFORMS US THAT GOT IS 
IN FINAL STAGE OF NEGOCIATIONS FOR AWARD OF 100,000 METRIC 
TONS CAPACITY GRAIN STORAGE SILO CONTRACT, IN CONCRETE 
CONSTRUCTION, TO FRENCH SUBSIDIARY OF CONTINENTAL GRAIN. 

SINCE ORIGINAL TENDER WAS FOR 200,000 TONS CAPACITY, ZARRAD 
ASID, THIS LEAVES 100,000 TONS OF CAPACITY OF METAL OR 

CEMENT DESIGN FOR SUBSEQUENT AWARD AND CONSTRUCTION DURING 
PERIOD OF FIFTH PLAN. PRESENT CAPACITY IS 400,000 TONS. FULL 
PLANNED EXPANSION IN STORAGE CAPACITY IS FOR 350,000 TONS 
TO TOTAL OF 750,000 TONS). 

2. SILO PROJECT HAS INTERESTED, INTER ALIA, TIFFANY 
INDUSTRIES AND ONCE WAS UNDER STUDY AS POTENTIAL AID 
UNCLASSIFIED 
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PROJECT. 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: STORAGE, GRAINS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 24 jan 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978TUNIS00525 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780035-0561 

Format: TEL 
From: TUNIS 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t1 97801 27/aaaaawnp. tel 

Line Count: 57 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 26d9a1e0-c288-dd11-92da-001cc4696bcc 

Office: ACTION NEA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 STATE 108187 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 04 mar 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3720490 
Secure: OPEN 
Status: NATIVE 

Subject: GRAIN STORAGE PROJECT: STATUS REPORT. 

TAGS: BTIO, EAGR, TS 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/26d9a1e0-c288-dd1 1-92da-001cc4696bcc 
Review Markings: 
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